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BILL NO. S-86-05- Af 


SPECIAL ORDINANCE NO. S- eae 


AN ORDINANCE approving Contract 
for Res. #6042-86, Michigan Avenue 
'86, Curbs and Walks, by the City 
of Fort Wayne, Indiana, by and 
through its Board of Public Works 
and Safety and Hipskind Concrete, 
ING- 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. The annexed Contract for Res. #6042-86, 
Michigan Avenue '86, Curbs and Walks, by the City of Fort Wayne, 
by and through its Board of Public Works and Safety and Hipskind 
Concrete, Inc., is hereby ratified, and affirmed and approved in 
all respects. The work under said Contract requires: 
Contract for Res. #6042-86 is deemed 
necessary to improve by replacing 
curbs and sidewalks on (1) Thompson 
Avenue from Guthrie to Michigan - 
Base Bid; (2) Thompson Avenue from 
Michigan to Taylor - Alternate I; 
the Contract price is Fifty-Eight Thousand Five Hundred Seventy- 
Four and 50/100 Dollars ($58,574.50). 
SECTION 2. Prior Approval was requested from Common 
Council with respect to this Contract on May 13, 1986. Two (2) 
copies of the Contract attached hereto are on file in with the 
City Clerk, and are available for public inspection, according to 
law. 
SECTION 3. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 






Councilmembe 





APPROVED AS TO FORM 
AND LEGALITY 






Bruce O. Boxber Attorney 
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Wayne, Indiana, as (A 
(SPECIAL) (ZONING MAP) ORDINANCE 


on the c) Pd day of 


X ; رر‎ 
SANDRA E. PUN, CITY يبب‎ : : PRESIDING OFFICER 
,ھ082"‎ êdê by me to the ae of the: City OE Fort Wayne, Indiana, 


on the GEI aay ۰ E 19 v کے‎ 1 


, 


at the hour of Z 20 o'clock « -M.,E. S.T. 


SANDRA E. XN ری‎ CI 72 
Approved and signed by me this 7ے‎ eC. day of 4 ا‎ P 


19 es ; at the hour of ĝ : مد‎ o'clock y^ 4M. :ار‎ 5:21: 





WIN MOSES, JR. , MAYOR 


۱۲۸۲۱۱۶۸۱ با نتاا‎ TUN DIZO/ WAND Ur LCUNINALI® e 1 \ 
(Federally-Assisted Construction) 


PROJECT: MICHIGAN AVENUE'86 RESOLUTION # 6042-6 
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Bidder agrees to keep bid open for 
acceptance for days (90 days 
unless otherwise specified.) 
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Minority Business Enterprise (MBE) is a business of 


which at least 51$ is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 
tise made by the minority owners must be real, substantiated and 
documented. 


Women Business Enterprise (WBE) is a business of which 


at least 51% is owned and controlled by women. The women owners 
must exercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7$ for MBE and 2$ for WBE are not met ór 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. 


IHE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 


The undersigned firm certifies that it is an‏ ےھ 
MBE/WBE Contractor (cross out inapplicable pro-‏ 
vision).‏ 


For MBE specify percentage of minority ownership 








€. 
For WBE specify percentage of women ownership 
t. 
B. The undersigned certifies. that they are a joint 


venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) 
is a joint venture partner, 


Q.C.. 12/84 = ہ5‎ 
B.O. W. Fed 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have $ participation (em- 
ployees) % participation (costs) in this 
project. 


Specify the percentage of ninority/women ownership 
in the MBE/WBE firm % (cross out inappli- 
cable provision). 


e. The undersigned commits % of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Name of Firm Address Type of Work 


I. Utedice 7 ASP^ ALT 
2. CASE g SRK TREE یک .ھک‎ 
3۰ ALO oec ېب امم‎ ASS 


Ds The undersigned commits  .) č% of the total bid price 
as a subcontract to women business enterprise particip- 
ation. The WBE firms which are proposed as subcont- 
ractors are the following: 


Name of Firm Address Type of Work 


3 LTAT VIE) همون و‎ 
: SH TER ASE 


E. (Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met) 


1.My Company cannot meet the participation goals 
for the following reasons: 


2% We have taken the following steps in an 
attempt to comply with these participation goals: 


(attach additional sheets as necessary) 


Contractor PETEN lov ےکی‎ Contractor 
پا‎ ~ 
By Ut د ونم بد‎ BE SSS شا‎ es نه‎ Mas 


Its (Dess np TA Its 


, 


OC. 12/84 I- 6 
B.O. W. Fed 


14. Minority/Female Hourly Employment Requirements. 


` The City's policy is to encourage a greater utilization of 
minority and/or female employees in City construction projects. 
The Board of Works has, therefore, adopted a minimum goal of 17% 
of the total work hours on each project. to be expended by 
minority and/or female employees. ("Minority" shall include: 
Blacks, Hispanic, Asian, Pacific Islander, American Indian or 
Alaskan Native.) 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. T£ 
a contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on 
the bidder. The successful bidder will also be required to 
prepare reports for the City demonstrating compliance with 
this percentage and will allow city officials access to his 
records, facilities and work site and to those of his subcon- 
tractors to determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17$ minority/ 
female participation, the reasons for this failure and reasona- 
bleness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least /7% of the total 

hours worked on this project. 


B; Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


1 My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for the 
following reasons: 














O.C. 12/84 Tour 
B.O. W. Fed 


2. My Company has taken the following steps in an 
attempt to comply with the 17% hourly utilization 
figure: 








(attach additional sheets if necessary) 
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15. NOTICE OF REQUIREMENT FOR AFFIRMATIVE ACTION TO ENSURE 
EQUAL EMPLOYMENT OPPORTUNITY, EXECUTIVE ORDER 11246. 





(Applicable to All Bids on Federally Assisted Procure- 
ment Contracts and Subcontracts in Excess of $10,000.00 


A. The Offereor's or Bidder's attention is called 
to the “Equal Opportunity Clause and the "Standard Federal Equal 
Employment Specifications" set forth herein. 


B. The goals and timetable for minority and female 
participation, expressed in percentage terms for the Contractor's 
aggregate workforce in each trade on all procurement work in 
the covered area, are as follows: 


بب ببخجہہہہہہہنں ہہہہے۔ہہۃن۸نممیہ‪ےسےٹےہوےجےےےسسییےتسش ےچ چجچ چس مم جس سم مم مس —_—_— 


Goals for minority Goals for female 
Time- participation for each participation Yn 
Tables trade trade 
Insert goals for Insert goals for 
each year each year 
4.4 6.9 





These goals are applicable to all the Contractor's procurement 
work (whether or not it is Federal or federally assisted) 
performed in the covered area. If the contractor performs 
procurement work in a geographical area located outside of the 
covered area, it shall apply the goals established for such 
geographical area where the work is actually performed. With 
regard to this second area, the contractor also is subject to the 


0:6. 12/84 ۴ * 8 
B.O. W. Fed 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


Each bidder is required to submit with his bid a fully executed 
Certificate of Non-Segregated Facilities. : 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


The bidder certifies that he does not maintain or provide 
for his employees any segregated facilities at any of his 
establishments, and that he does not permit his employees to 
perform their services at any location, under his control, where 
segregated facilities are maintained. The bidder certifies 
further that he will not maintain or provide for his employees 
any segregated facilities at any of his establishments, and that 
he will not permit his employees to perform their services at any 
location under his control where segregated facilities are 
maintained. The bidder agrees that a breach of this certifi- 
cation will be a violation of the Equal Opportunity clause in any 
contract resulting from acceptance of this bid. As used in this 
certification, the term "segregated facilities" means any waiting 
rooms, work area, restrooms and washrooms, restaurant or dressing 
areas, parking lots, drinking fountains, recreation or entertain- 
ment areas, transportation, and housing facilities provided for 
employees which are segregated by explicit directive or are in 
fact segregated on the basis of race, color, religion, or 
national origin, because of habit, local custom, or otherwise. 
The bidder agrees that (except where he has obtained identical 
certification from proposed subcontractors for specific time 
periods) he will obtain identical certification from proposed 
subcontractors prior to the award of subcontracts exceeding 
$10,000 which are not exempt from the provisions of the Equal 
Opportunity clause, and that he will retain such certifications 
in his files. 


Note: The penalty for making false statements in offers is 
prescribed in 18 U.S.C. 1001. 


Date: 4-% k 1986 { SEKI ه‎ Go wes T, 


(Name of Bidder) 
مد اپ‎ m 
Official Address (including 


ZIP code): (5. فب‎ 
Title 


It is the policy of JJ .تم‎ ONS Qu irer that 


(Company) 


equal employment opportunity be afforded to all qualified persons 
without regard to race, religion, color, sex, or national origin. 


In support of this policy أ۸‎ poet ہك‎ Con uet TE will not 


(Company) 


discriminate against any employee or applicant for employment 
because of race, religion, color, sex, or national origin. 


The AL دم‎ ۰۵ Cov cett. will take affirmative action 
(Company) 


to insure that applicants are employed and that employees are 
treated during employment without regard to their race, religion, 
color, sex, or national origin. Such action will include but 
not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELEC- 
TION FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR 
OTHER FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 


څ ہ یب Cow‏ هندعم دصرم 
(Name of Company)‏ 


er p و‎ 


(Signature of Company Official) 


در %-4 


(Date) 


CERTIFICATION OF BIDDER/VENDOR 
-LLL دد‎ 


The undersigned, on behalf of Li 


: AE G veges 
mem, Cos , does hereby make the following representations 


to the City of Fort Wayne, Indiana. 





WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid policies of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations دوس موہ‎ bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 


Support the policies of apartheid in South Africa. 


The undersigned states, on behalf of كامح لم‎ ^O 
( AS bee Ce. » that eS J A Ap SK ۹۹ء‎ : 


does not support or endorse the policy of apartheid in South Africa. 
IN WITNESS WHEREOF, this Certification has been signed 
this 372 day of AAS 0020 


À 2 ون عدم‎ Com et rt | 


(Name of Bidder/Vendor) 





(Name and Title of Person Signing) 


را هه 


NON-COLLUSION AFFIDAVIT 


The Bidder, by its officers and ( | سے 77 مر‎ iS کم لے‎ iv S) 


Le می تی ےہ گا‎ OS جس شش شش رہش ہے ہر‎ DS 
agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement with any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be Suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person whomsoever to pay, deliver to, or share with any 


other person in any way or manner, any of the proceeds of the contract sought by 
this bid. 





day of لو‎ é 







3 " ll EEO ات‎ 
Subscribed and sworn to before me by : 5m ل‎ es / M EN 





My Commission Expires: 


Notary Public | p 
d / 5 7 Resident of County, IN 


Subscribed amd sworn to before me by 
this day of 








19 : 


, 
يه وت يسه‎ Un E CRM RU 
My Commission Expires: 


Notary Public 
Resident of County, IN 





Subscribed and sworn to before me by 
this day of 








My Commission Expires: i 
Notary Public 
Resident of d County, IN 





Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
تسس‎ AEL 


سوست تحار « mE‏ ات 


(name) 





7 2S K VUA Cou ces Tz. 


of 
: (company) 





(position) 
hereby certify: 
(1) That the Financial Statement of said company, dated the ۹ه‎ Th 


day of EFT CLAS ; 19 LS , now on file in the office of the Board of 


Public Works of the City of Fort Wayne, Indiana, which Financial Statement is by 





reference incorporated herein and made a part hereof, is a true and correct 
Statement and accurately reflects the financial condition of said company as of 
the date hereof; 

(2) That I am familiar with the books of seid company storing its 1 
condition and am authorized to make this certificate on its-behalf. 


75 ۶ہ ا : 56“ 4-3 Dated:‏ 


(signeture) 





SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and State, this & 72 day of: A pec , 19 J e . 


, 7 MUTET 


\ x | : : 





My commission éxpires: 
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PROJ MICHIGAN AVENUE'86 
THOMPSON AVE.-GUTHRIE TO MICHIGAN 


ITEMIZED PROPOSAL 





ITEM 
NO. 


| 
| 


Curb Removal 


|New Curb Type II-B 
| 


Concrete Removal 


eee 


eee 
ا‎ 
n————————— 
مهم من تیت يبب ب ب ب ب ب ب ب حك‎ 
ey 
ا‎ 
————————————————————————————————————————————————D 
ہے‎ 
Eee 
eee 
احج ۹۹سااسډسسيسس‎ 
ooo 


eee 


SHEET 2 


CONTRACTOR: JA ٨: 


QUANTITY|UNIT|UNIT COST| 








1280 |LF 
کے کي‎ 
eee E 
^ 36250 77 
SS A52 MEX 

280 |SF 
< LOO | TON 
5700 |8Y 
7 77 
"IS E o ER 


00۳۲۰۰۰۶۹ 


RES. NO: 


($) 


ey em 


TOTAL: 


6042-86 
AMOUNT 

| ($) 

[D 5000 ar 
JOS 
a 


€ ور ورس 





Se 
$12.35. 


ځه ود X4‏ 


Note: Contractor will be paid on measured quantities only at unit price bid. 


3 
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'. version 1: 5/1/85 





ITEMIZED PROPOSAL CONTRACTOR: d c ex 
PROJ MICHIGAN AVENUE'86 ALTERNATE I RES. NO: 6042-86 
THOMPSON AVE.-MICHIGAN TO TAYLOR 
ITEM] ITEM QUANTITY|UNIT|UNIT COST| AMOUNT 
NO« x | | (S) | (S) 

1. |Curb Removal 1200 re | 25 so | 3 قرع ممم‎ 
2. |New Curb Type II-B 1050 im | g 30 | g 7 چک‎ oo 
mR وه لي‎ E RR Roe We ERS m wc dl او و‎ 00.2 9 
35 rimo Removal 750 ko | 2 So | / ne v9 
4. ig? 4" Sidewalk 5100 |SF | ve Ei | Cd (Cee 
5. bird e" Drive 72 |SY | ly ec | 73.16 ec 
6. |New Corner Wing Walk (Incl. Ramps) 800 [SE - | 2 oc | & 00 ت ه‎ 
ول مه ال تی رس لوا دم راد بے لاخ‎ pc n Oem 
7. |New 8" Concrete 20 71 O 6ھ‎ oo 
ہے‎ UP ACT NONE صا ما لال را‎ 
8. |Top Sork 80 |TON مه | 65 ې‎ 
hs | مو دمص در‎ EEG Be وت‎ 2 x 

9 Seed 600 |SY 
| oo | ZOO? 
10. |Asphalt Patching 1200 |LF 8 | e 
| | 600 
IL. pd Removal 30" 2 |EA 2 ده‎ CE LO 0 oo 
SUAE UN : ا کا‎ 
2ل‎ Ady ustC. B; 4 |EA کے کر‎ | 2 OO oo 


ےا ےآ | — 


ہم ا ےآ ےا ےا —— 


ت۱٥-۰'‏ مب ا ا ا Cee‏ 


بس ——— 


SSeS TT ا‎ 


ا ال رآ ا 


ee 





TOTAL: Ew. 21 ده‎ 


Sheet 2 of 2 


Note: Contractor will be paid on measured quantities only at unit price bid 
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Bond No 


RUM‏ ع يزه پا ماله دع لخ دماراه 


7 Fidelity and Deposit Company 
HOME OFFICE OF MARYLAND BALTIMORE, MD. 21203 


BID BOND 


KNOW ALL MEN BY THESE PRESENTS: 


Tlhatwe. 1 d prone nuo a رت‎ qu EN ل‎ T MEE 
LI MENS تر‎ an, ا‎ 2302.Mason Dr., Ft. Wayne, TN. e ال‎ 
rl dre eui MM E IM کک ا ار‎ S TEN as Principal, (hereinafter called the “Principal’’), and 


the FIDELITY AND DEPOSIT COMPANY OF MARYLAND, of Baltimore, Maryland, a corporation duly organized 
under the laws of the State of Maryland, as Surety, (hereinafter called the "Surety"), are held and firmly bound 


in the sum of...... &.of Contractor!s.Maximum.Bid PUL GEL. ROSES Dollars($5 5 - | eee J; 
for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ourselves, 
our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid [opc e nat Resolution..6042-86 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into 


a contract with the Obligee in accordance with the terms of such bid and give such: bond or bonds as may be 


event of the failure of the Principal to enter into such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said 
bid and such larger amount for which the Obligee may in good faith contract with another party to perform 
the work covered by said bid, then this obligation shall be null and void,otherwise to remain in full force and effect. 





Signed and sealed this:................. 7th TOR Rt EE R daysof ا‎ © April Ier EIN M A.D. 19......86 
NE CONCRETE 
oM ONS Aaa hee (SEAL) 
Principal 
OMS ا‎ E Witness ۱ nr e< DE AT 
(MES T ille 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND 
Surety 










(SEAL) 
Witness 


-in-Fact 





C325d—150M, 
Approved by The American Institute of Architects, 
A.LA. Document No. A-310 February 1970 Edition. 





(baer mastat Hanne UL وړت سب‎ 


with its home office in the City of Baltimore, Maryland. U.S.A., as Surety, hereinafter called Surety, are held 


and firmly bound unto......City..o£.Fort..Wayne,..Fort..Wayne,...IN : 








sert the name and address 





or legal title of the Owner) 
as Obligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defined, in the 


TOLO سس وچ ہکوہ‎ ups HON Dc dee 
Mee کی یی ھا‎ (Here insert a sum equal to at least one-halt of the üdütfüet Hoa). Su RV IU و‎ ns tum 
Dollars ا )لوو د لپ وی در‎ for the payment whereof Principal and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 
WHEREAS, Principal has by written agreement dated ..... April.24th د وم سک خا‎ RI. ا صا‎ ANG Dir 1986. , 


entered into a contract with Owner for .Resolution..6042-86.Curbing.and. sidewalks... 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Principal shall promptly make payment to all 
cclaimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, 
then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 


l. A claimant is defined as one having a direct contract with the Principal or with a sub-contractor of the Principal for labor, 
material, or both, used or reasonably required for use in the performance of the contract, labor and material being construed to 
include that part of water, gas, power, light, heat, oil, gasoline. telephone service or rental equipment directly applicable to the 
Contract. 


2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein 
defined, who has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such 
claimant's work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of 
such claimant, prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution there- 
on. The Owner shall not be liable for the payment of any costs or expenses of any such suit. 

3. No suit or action shall be commenced hereunder by any claimant: 


(a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two 
of the following: The Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did or 
performed the last of the work or labor, or furnished the last of the materials for which said claim is made, stating with sub- 
stantial accuracy the amount claimed and the name of the party to whom the materials were furnished, or for whom the work 
or labor was done or performed. Such notice shall be served by mailing the same by registered mail or certified mail, postage 
prepaid, in an envelope addressed to the Principal, Owner or Surety, at any place where an office is regularly maintained for 
the transaction of business, or served in any manner in which legal process may be served in the state in which the aforesaid 
project is located, save that such service need not be made by a public officer. 

(b) After the expiration of twenty-five (25) months following the date on which Principal ceased work on said Contract, it 
being understood, however, that if any limitation embodied in this bond is prohibited by any law controlling the construction 
hereof such limitation shall be deemed to be amended so as to be equal to the minimum period of limitation permitted by such 
law. 


(c) Other than in a state court of competent jurisdiction in and for the county or other political subdivision of the state in 
which the project, or any part thereof, is situated, or in the United States District Court for the district in which the project, or 
any part thereof, is situated, and not elsewhere. 


4. The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, 


inclusive of the payment by Surety of mechanics! liens which may be filed of record against said improvement, whether or not claim 
for the amount of such lien be presented under and against this bond. 


Signed and sealed this ................... 24th MIT A A day of ...... April WU ا‎ Ino A. D. 19.86. 
In the'presence of: HIPSKIND CONCRETE CORP. 
I Up MC ا‎ cu ORE ep (SEAL) 
Principal 
Eye E eb eM E Sen 00: (SEAL) 
Title 
O FIDELITY AND DEPOSIT COMPANY OF MARYLAND 
O FIDELITY AND DEPOSIT COMPANY \ ۲ 
Surety $ 
ae ا‎ 





(CAAA ۶ AEE P d‏ وا را 
02 
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ande ھا سو تہ ا‎ JGpoOIXScueoIInDeITWScU عبت سوا چ رجچوہ‎ „.... „, a Corporation or the State or 120 


(Here insert the name of the Surety) 


with its home office in the City of Baltimore, Maryland, U.S.A., as Surety, hereinafter called Surety, are held 
dud firmly bound unto... CLty of. Fort Wavne, Bork Wayne. IN. os ویون‎ 


Dollars ($ 31,458.00 


Deke) oe دا‎ LH MC DA. ), for the payment whereof Principal and Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, Principal has by written agreement dated ..... ABELL خو اوو سر کے‎ M ا‎ 19......86 
entered into a contract with Owner for ....Resolution..6042-—89....Curbing..and..sidewalks. 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall 
promptly and faithfully perform said contract, then this obligation shall be null and void; otherwise it shall 
remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner 
having performed Owner's obligations thereunder, the Surety may promptly remedy the default, or shall 
promptly 


(1) Complete the Contract in accordance with its terms and conditions, or 


(2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and 
upon determination by Surety of the lowest responsible bidder, or, if the Owner elects, upon determina- 
tion by the Owner and Surety jointly of the lowest responsible bidder, arrange for a contract between such 
bidder and Owner, and make available as work progresses (even though there should be a default or a suc- 
cession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient 
funds to pay the cost of completion less the balance of the contract price; but not exceeding, including 
other costs and damages for which the Surety may be liable hereunder, the amount set forth in the first 
paragraph hereof. The term "balance of the contract price," as used in this paragraph, shall mean the total 
amount payable by the Owner to Contractor under the Contract and any amendments thereto, less the 
amount properly paid by Owner to Contractor. 


"Any suit under this bond must be instituted before the expiration of twenty-five (25) months from the 
date on which the right of action accrues, but if this provision is prohibited by any law, then it shall be 
deemed to be amended so as to be equal to the minimum period of limitation allowed by such law." 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the 
Owner named herein or the heirs, executors, administrators or successors of Owner. 


Signed and sealed this 24th day Obs شت‎ ABEL AD. 19:86 


In the presence of: 


FIDELITY AND DEPOSIT COMPANY OF MARYLAND‏ م 


O FIDELITY AND DEPOSIT COMPANY 
rod ' Surety A 
ج ے‎ i} D J 
FA By thE ut EA IUA 
Attorney-In-FaóÓt Tij. 


Pf 
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BID TAB DATE: APRIL 11, 1984 | BIDDER: 


FROJ:MICHIGAN AVE. NSA 'Bà ALTERNATE I 





RES. NO: 6042-86 i HIPSKIND 





ITEM: ITEM HQUANTITYIUNITIUNIT COST: — AMOUNT UNIT COST: 
Ni. i i i PO Sb ($) A 


1 ۰ ار‎ 1 1 1 ١ 
LI 0 LI i 0 ل‎ 


JG URB RENAL کی‎ ^ 2000 06 | 1,50 — 100 15 2,501 


1080 LF 9.00 1 0450.00 1 — 8.30 | 


I 
1 ١ L 1 1 


Tm De LUI SERLO LS 90 


SA NERA SIEHE. O T 580 IF 1 1,60! 8160.00 LS 





2 NER CURB TYPE 11-8 











5 iNER 5" DRIVE 1 12.19Y- 2000 1440.00 1 ' 18.00 1 


=.=.. — so on oo m مو مس و موم موا — — — ټم مو و غو مو مو وو‎ RR سوام کا‎ oo mo o ose مو‎ mc موم مو ما موا وام سم مو پو‎ m l 


b NE CORNER WINGWALK (incl ramps) ١ 800 iSF i 2,001 4400.00; 200i 


“SENG? CONCRETE کی‎ 1 7 INE O 007:7 


1 7 1 1 
! LI 1 I 


eq CN‏ یا حي او وا روا 


1 7 L ٦ , 
LI i 1 1 


9 iSEED |. 600 1 600.00 i 0 


“10 (ASPHALT PATCHING... f 1200 LP ١ 1.90 1 1800.00! 0.50 | 


11 iTREE REMOVAL 7 i 2 EN + 300.00 1 600.00 1 300.00 | 


12 ADJUST ۰ i 4 6797500 | 300.00 | 75.00 | 


1 0 ۱ 0 1 1 ١ 
1 و‎ i 1 1 U L 1 


er T RIAM E‏ ا 0 T‏ دت 





1 i 
1 1 


500.00 | 3.00 | 





TOTAL: — $29,100.00 ١ TOTAL: 


1h over 
A ET 14 under 


٦ 
1 
x 
LI 


١ BIDDER: 1 BIDDER: 


CONCRETE — : GAINES CONSTRUCTTION 


AMOUNT (UNIT COST: AMOUNT - 
($) ar eiu e i$) 


2.00 اا 2100.00 : 1.75 — | 3000.00 


8715.00 1. 8.50 0 


UNIT COST 
($) 


8.30 


1875.00: 3.00: — 2250.00 


3.28 


----—-——- ت 


B4515.00 10 1.63 


1296.00 + 21.00 |. 1512.00 1 17.80 


1500.00 1 — 2.33 | 1880.00 1. 1.90 


0 0 \ 


400.00 1 24,00 | “480.00 18.00 


240,00 | 0.10 | 8.00 | 0 


300.00 1 — 2.00 | 1200.00 1 <- 0.50. 


600.00 + — 0.10 1 120.00 


0.38 





600.00 1. 375.00 | 750.00 i 325.00 


200.00 | 1.60 | 4.00 ¦ 125.00 


0.00 


0.00 | 


$27,341.00 ١ TOTAL: $208,154.00 ١ TOTAL: 

0 1 

0.00212 over ; 0.00117 over 
6.04211 under 3 


۱ 


7 


6 CONSTRUCTION 


| BIDDER: i 


TOMCO CONSTRUCTION i 


١ AMOUNT 
| v 


UNIT COST: — AMOUNT  ; 
Gom ($) i 


2400.00 i 2,501 3000.00 | 


1 لد یں ور den.‏ ھا 
E 8715.00. 1 11.92. t. 12547. 90. 1‏ 


t 3117.50 1 $5035 — 2825.00 | 


| 8415.00 1,80 9180.00 


" 


1281.69 18.00 | 1295.00 ; 


i-01520,00-t 72/3071 1840.00 | 








350.00 |. 22.00 


EE 84.001 — 8.00 


i 300.00 ; 0.20 











١ 420.00 (00.70 2 40.00 ! 


i 650.00 + 400,00 


i 500.00 1 200.00 ; 803.90 | 





1 
Lr ec dec A Treppe NE یر سے سے شه ملد‎ To 
1 
1 


0.00 | 


$29,139.10 ١ TOTAL: $24,208.50 | 
0 over 15.1871 
0.00212 under 0.0011 


BIDDER: 


UNIT COST 
(4) 


2.40 


7.60 


4.2 


2.00 


20.73 


2.40 


23.00 


13.00 


1.00 


1.50 


300.00 


EN f 
£30,090 


TOTAL: 


Y over 
X under 


RIETH - RILEY i 
' 


1 
L 
1 
0 


AMOUNT 
($) i 


3120.00 | 


7980.00 | 


3187.50 i 


-——-—--------- 


10200.00 


1494.00 i 


1920.00 i 


450.00 


1040.00 


£00.00 


1920.00 


600.00 


500.00 


0.00 


$33,121.50 


SATS , 
Admn. Anpr, = 


a . =- 1 1 ! 1 
TITLE OF ORDINANCE Res. 6042-86 Michigan Avenue '86, curbs § walks 





DEPARTMENT REQUESTING ORDINANCE 0374 of Public Works & Safety 


Contract for Res. 6042-86 is deemed necessary to improve by 





SYNOPSTS OF ORDINANCE 


replacing curbs and sidewalks on 1) Thompson Avenue from Guthrie to Michigan - Bas 





2) Thompson Ave. from Michigan to Taylor - Alternate I 





Hipskind Concrete is the contractor. 





PRIOR APPROVAL REQUESTED 5/13/86 














اا سس !)ب — 


يي ب يبي يبب OO‏ يي eee SC‏ 


EFFECT OF PASSAGE Improvement of curbs and sidewalks at above location. 
pa ania De Me ERES SSAA و و‎ A ا لزاه‎ ea ea Sm م‎ 21 


M E دا‎ uM AM لكوت‎ O Np end paier E abate wee. Re ec ا‎ TE 
xol uM E زو دا لص خو رس ار ده به د نه مه‎ 22 Ae 
EFFECT OF NON-PASSAGE 
M e cn 2) من دو‎ uu - les cup ek, COMNIS CoU MP NEM 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $58,574.50 

ASSIGNED TO COMMITTEE 


—————————————MMM — € À— 


— 


BILL NO.  g-g86-05-11 





REPORT OF THE COMMITTEE ON PUBLIC WORKS 
MELLE du ca MPs 


WE, YOUR COMMITTEE ON PUBLIC WORKS TO WHOM WAS 


REFERRED AN (ORDINANCE) ) 722300000000 approving Contract for 


meu m us A ccu TNAM e Her 
Uu Pu وون سای‎ 


Fort Wayne, Indiana, by and through its Board of Public Works and 


Safety and Hipskind Concrete, Inc., . 
Kader طقس تس موی‎ cu PME. I c) د‎ 


SUT Pee UU RIOT WT RR EE En سم سے‎ 








و" E‏ لاوس سه ا 


4 


- 











HAVE HAD SAID (ORDINANCE) (RESQPUTIQN) UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


YES NO 
















THOMAS C. HENRY 
CHAIRMAN RISE O یی ہے‎ TORO ETUR TEC ںہ ویش سه‎ S 








DONALD J. SCHMIDT 
VICE CHAIRMAN BRET Eee ہی‎ i ra ات جس ہی‎ 









MARK E. GiaQUINTA 





7 
7 WoL Le 
7 DE 
سن ہو‎ Lie 


PAUL M. BURNS 


CHARLES B. REDD‏ مصص ۍ سسجھ 
TT C S ND‏ ظ 


CONCURRED IN 5 -2 16۔7‎ SANDRA E. KENNEDY 
eS ae ae Gram: CITY CLERK 


